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25 June 19 6U 


jrfj - 75 ^ ^ 


Reference: Contract AF33(6£7)-128L6 

Dear Frank: STATINTL 

As part of the Provisioning Guidanc e Meeting conducted at thi s 
facility in the period 8-9 June, attended by 


the matter of long-lead spares procurement was discussed. 


It was resolved that the following critical items should be re— 
leased for procurement as soon as possible so as to provide for the concurrent 

de lively of prime equipment and spare parts: STATINTL 


Item 

1 

2 

3 

k 


Description Quantity 

Central Power Supply 3 each 

System Control Logic (SCL) 2 each 

W/B Recorder 2 each 

N/B Recorder 2 each 


* Includes contractor G & A only - does not include fee 


Estimated Cost (•*'<■) 


Pursuant to Exhibit E, Part II "Expedient Submission" of the RFP 
it is hereby requested that this contractor be authorized to implement 
procurement action for the above items. Prompt consideration of this re- 
quest will be sincerely appreciated. 

Please contact the undersigned in the event additional information 
is required. 

gards , 


Jim 


cc: Temp 



APPROVED: 






